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Gentlemen : 

1 This document constitutes Amendment No. 11 to Con- 
tract No. FH-7322, I 1 (657) -12846 , between the parties 

hereto and said contract is amended as hereinafter set forth. 


2. Inasmuch as it was originally planned to use military 
aircraft to transport material produced under this contract 
and whereas for the convenience of the Government the Con- 
tractor has agreed to prepay the shipping charges for such 
material thereby requiring the Contractor to incur extra 
costs not contemplated in establishing the target costs, it 
is therefore mutually agreed in consideration of the a £°^e 
that costs incurred under paragraph A3, of PART IV - PAYMENT 
shall not be included in the total final costs in computing 
the incentive fee and said paragraph A 3. is amended by addition 
of the following: 


“Further, it is understood that shipping charges 
paid by the Contractor shall be excluded from final 
costs used to compute adjusted fee resulting from 
the cost incentive provisions set forth herein”. 


3 Further, the parties hereto have negotiated and agreed 
upon certain changes and additions to the Statement of Work of 
the contract. As a result of such negotiations^ — an increase m 
the estimated target cost and target fee of 


respectively, was agreed upon as set forth herein below. 

4. Pursuant to the provisions of the "Changes" clause of 
the General Provisions hereof, Item 2 of Section C, Addendum A 
of PART I - SCOPE OF WORK to the SCHEDULE is amended to include 
the work specified in the Contractor’s letter dated 9 January 1967 


Approved For Release 2002/10/16 


^ 1® ,P72B00464R000400060037 " 6 




Approved For Releas^002/10/16 : CIA- , 


-6 


said letter is incorporated herein by reference and made a 
part of this contract. The work called for shall be con- 
ducted throughout the life of the contract. 

5. As a result of the foregoing, Paragraphs A and B 
of PART III - COST AND FEE of the SCHEDULE are revised to 
read as follows: 

/ 

"A, The Target Cost for the perf ormance of the 
Contract is | 

B. The Target Fee for the perfor mance of this 
Contract is I " j 


6. All other terms, conditions and requirements of Con- 
tract No. FH-7322 remain unchanged. 

7. Please indicate your receipt and acceptance of this 
Amendment No. 11 by executing the original and two copies. Re- 
turn the fully executed original and one copy to the under- 
signed and retain the remaining copy for your files. 

Very truly yours, 

25X1 A 

THE UNITED STATES OF AMERICA 


contracting utticer 
ACKNOWLEDGED AND ACCEPTED 

25X1A V~~~ 


25X1 A 

25X1A 


DATE 1 June 19^7 
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Gentlemen : 


1. This documen t cons titutes Amendment No. 10 to 
Contract No. FH-7322, I 1 (657) -12846 . between the 
parties hereto and said contract is amended as herein- 
after set forth. 


2. The parties hereto have negotiated and agreed upon 
certain changes and additions to the Statement of Work of 
the contract. As a result of such negotiations , an incre ase 
in the estimated target cost and target fee of I I 

and \ ~l respectively, was agreed upon. The changes and 

additions are set forth herein below. 


3. Pursuant to the provisions of the changes clause of 
the General Provisions hereof, the Contracting Officer has 
directed the Contractor to comply with the provisions of 
Engineering Change Proposals numbered 1940-27,28,30 and 31, 
said documents are included in PART I - SCOPE OF WORK to the 
Schedule by reference and made a part of this contract. 

4. As a result of the foregoing, paragraphs A and B of 
PART III - COST AND FEE , of the Schedule are revised to read 
as follows: 

"A. The target cost for the per formance of this 
contract is 1 


B. The target f ee for the per formance of this 
contract is | 

5. All other terms, conditions, and requirements of 
Contract No. FH-7322, | K 657)-12846, as amended, remain 
unchanged . 
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6. Please indicate your receipt and acceptance of this 
Amendment No. 10 to Contract No. FH-7322 by executing the 
original and two copies. Return the fully executed original 
and one copy to the undersigned and retain the remaining copy 
for your files. 


Very truly yours, 

THE UNITED STATES OF AMERICA 

25X1 A 

Contracting unucer 


ACKNOWLEDGED AND ACCEPTED 

25X1 A w 


TITLE Manager of Customer Relations 


DATE 12 April 1967 


_ 2 - 
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